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LOCATION #1 - 76 RIVER STREET 


SCALE: N.T.S. 
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LOCATION #4 - 48 RIVER STREET 


SCALE: N.T.S. 
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LOCATION #5 - 36 RIVER STREET 


SCALE: N.T.S. 
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DESIGN & AS—BUILT TABLE 
NEAREST ADDRESS 30 RIVER STREET 
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1. PLANS WERE DEVELOPED USING AVAILABLE 


AERIAL IMAGERY, EXISTING PLANS, AND 
ON-SITE OBSERVATIONS. A FORMAL SURVEY 
OF THE PROJECT AREAS WAS NOT 
CONDUCTED. UTILITY LOCATIONS AND 
INVERT MEASUREMENTS ARE 
APPROXIMATE. 


. CONTRACTOR IS RESPONSIBLE FOR 
NOTIFYING DIG-SAFE AND ALL APPLICABLE 
UTILITIES OF THE PROPOSED WORK PRIOR 
TO ANY EXCAVATION. THE TOWN OF 
ARLINGTON IS NOT A MEMBER OF DIG-SAFE 
AND MUST BE NOTIFIED DIRECTLY AT LEAST 
72 HOURS PRIOR TO EXCAVATION BY 
CALLING 781-316-3310. 


. TRENCHES HAVE BEEN PROPOSED IN 
LOCATIONS WHERE NO UTILITY CONFLICTS 
WERE APPARENT. THE CONTRACTOR IS 
RESPONSIBLE FOR CONTACTING ALL 
APPLICABLE UTILITIES FOR APPROPRIATE 
MARK-OUTS AND CONFIRMING NO 
CONFLICTS ARE PRESENT. THE CONTRACTOR 
IS RESPONSIBLE FOR NOTIFYING THE 
ENGINEER SHOULD ANY EXISTING UTILITY 
CONFLICTS BE IDENTIFIED WITHIN 
PROPOSED TRENCH LIMITS. 


4. CONTRACTOR IS RESPONSIBLE FOR 


NOTIFYING RESIDENTS AND ABUTTERS OF 
ANY WORK THAT MAY INTERFERE WITH 
DRIVEWAY AND WALKWAY ACCESS. 


. A RELATIVE LOCAL DATUM HAS BEEN SET 
FOR EACH TRENCH LOCATION. THE 
CATCHBASIN RIM ELEVATION HAS BEEN SET 
TO ZERO FEET (0.0') AT EACH LOCATION. 


. EXISTING ASPHALT SHOULD BE SAWCUT 
PRIOR TO EXCAVATION. 


. TRENCHES SHOULD BE BACKFILLED AND 
COMPACTED IN 12 INCH LIFTS. 


. CONTRACTOR IS RESPONSIBLE FOR 
APPROPRIATE CONSTRUCTION SIGNAGE 
AND BARRIERS AS NEEDED AND SHALL BE 
INCIDENTAL TO THE CONTRACT. 


. CONTRACTOR TO MAINTAIN CLEAN WORK 
ZONE AND SWEEP WORK SITE DAILY. 


10. PAVING TO BE COMPLETED WEEKLY. 
11. EROSION CONTROL SHALL BE USED WHEN 


NECESSARY AND CONSIDERED INCIDENTAL 
TO THE CONTRACT. ANY SEDIMENT THAT 
ENTERS THE TOWN'S STORMWATER SYSTEM 
AS A RESULT OF CONSTRUCTION SHALL BE 
REMOVED AT THE EXPENSE OF THE 
CONTRACTOR. 


12. CONTRACTOR SHOULD TAKE CARE TO NOT 


IMPACT NEARBY TREES DURING 
CONSTRUCTION. 


13. ANY AREA DISTURBED BY THE 


CONTRACTOR OUTSIDE OF THE LIMITS OF 
WORK SHALL BE RESTORED TO ORIGINAL 
CONDITION AT NO COST TO THE OWNER. 


Town of 


ARLINGTON 


Engineering Division 
51 Grove Street 
Arlington, MA 02476 
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LOCATION #7 - 26 RIVER STREET 


SCALE: N.T.S. 








DESIGN & AS—BUILT TABLE 


NEAREST ADDRESS 26 RIVER STREET 
TRENCH DESIGN DESIGN AS—BUILT 
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LOCATION #10 -222 BROADWAY 


SCALE: N.T.S. 
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LOCATION #8 - 37 BROADWAY 


SCALE: N.T.S. 
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LOCATION #11 -39 EXETER STREET 


SCALE: N.T.S. 
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LOCATION #9 -43 BROADWAY 


SCALE: N.T.S. 
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SCALE: N.T.S. 





DESIGN & AS—BUILT TABLE 
NEAREST ADDRESS 40 EXETER STREET 
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1. PLANS WERE DEVELOPED USING AVAILABLE 
AERIAL IMAGERY, EXISTING PLANS, AND 
ON-SITE OBSERVATIONS. A FORMAL SURVEY 
OF THE PROJECT AREAS WAS NOT 
CONDUCTED. UTILITY LOCATIONS AND 
INVERT MEASUREMENTS ARE 
APPROXIMATE. 


. CONTRACTOR IS RESPONSIBLE FOR 
NOTIFYING DIG-SAFE AND ALL APPLICABLE 
UTILITIES OF THE PROPOSED WORK PRIOR 
TO ANY EXCAVATION. THE TOWN OF 
ARLINGTON IS NOT A MEMBER OF DIG-SAFE 
AND MUST BE NOTIFIED DIRECTLY AT LEAST 
72 HOURS PRIOR TO EXCAVATION BY 
CALLING 781-316-3310. 


. TRENCHES HAVE BEEN PROPOSED IN 
LOCATIONS WHERE NO UTILITY CONFLICTS 
WERE APPARENT. THE CONTRACTOR IS 
RESPONSIBLE FOR CONTACTING ALL 
APPLICABLE UTILITIES FOR APPROPRIATE 
MARK-OUTS AND CONFIRMING NO 
CONFLICTS ARE PRESENT. THE 
CONTRACTOR IS RESPONSIBLE FOR 
NOTIFYING THE ENGINEER SHOULD ANY 
EXISTING UTILITY CONFLICTS BE IDENTIFIED 
WITHIN PROPOSED TRENCH LIMITS. 


4. CONTRACTOR IS RESPONSIBLE FOR 
NOTIFYING RESIDENTS AND ABUTTERS OF 
ANY WORK THAT MAY INTERFERE WITH 
DRIVEWAY AND WALKWAY ACCESS. 


. A RELATIVE LOCAL DATUM HAS BEEN SET 
FOR EACH TRENCH LOCATION. THE 
CATCHBASIN RIM ELEVATION HAS BEEN SET 
TO ZERO FEET (0.0') AT EACH LOCATION. 


. EXISTING ASPHALT SHOULD BE SAWCUT 
PRIOR TO EXCAVATION. 


. TRENCHES SHOULD BE BACKFILLED AND 
COMPACTED IN 12 INCH LIFTS. 


. CONTRACTOR IS RESPONSIBLE FOR 
APPROPRIATE CONSTRUCTION SIGNAGE 
AND BARRIERS AS NEEDED AND SHALL BE 
INCIDENTAL TO THE CONTRACT. 


. CONTRACTOR TO MAINTAIN CLEAN WORK 
ZONE AND SWEEP WORK SITE DAILY. 


10. PAVING TO BE COMPLETED WEEKLY. 


11. EROSION CONTROL SHALL BE USED WHEN 
NECESSARY AND CONSIDERED INCIDENTAL 
TO THE CONTRACT. ANY SEDIMENT THAT 
ENTERS THE TOWN'S STORMWATER SYSTEM 
AS A RESULT OF CONSTRUCTION SHALL BE 
REMOVED AT THE EXPENSE OF THE 
CONTRACTOR. 


12. CONTRACTOR SHOULD TAKE CARE TO NOT 
IMPACT NEARBY TREES DURING 
CONSTRUCTION. 


13. ANY AREA DISTURBED BY THE 
CONTRACTOR OUTSIDE OF THE LIMITS OF 
WORK SHALL BE RESTORED TO ORIGINAL 
CONDITION AT NO COST TO THE OWNER. 


Town of 


ARLINGTON 


Engineering Division 
51 Grove Street 
Arlington, MA 02476 
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DESIGN & AS—BUILT TABLE 


NEAREST ADDRESS 10 RALEIGH STREET 
TRENCH DESIGN DESIGN AS—BUILT 
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. CONTRACTOR IS RESPONSIBLE FOR 
APPROPRIATE CONSTRUCTION SIGNAGE AND 
BARRIERS AS NEEDED AND SHALL BE 
INCIDENTAL TO THE CONTRACT. 
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. CONTRACTOR TO MAINTAIN CLEAN WORK 
ZONE AND SWEEP WORK SITE DAILY. 


10. PAVING TO BE COMPLETED WEEKLY. 


11. EROSION CONTROL SHALL BE USED WHEN 
NECESSARY AND CONSIDERED INCIDENTAL 
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DESIGN & AS—BUILT TABLE 
NEAREST ADDRESS 16 ADAMS STREET 


TRENCH DESIGN DESIGN AS—BUILT 
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1. PLANS WERE DEVELOPED USING AVAILABLE 
AERIAL IMAGERY, EXISTING PLANS, AND 
ON-SITE OBSERVATIONS. A FORMAL SURVEY 
OF THE PROJECT AREAS WAS NOT 
CONDUCTED. UTILITY LOCATIONS AND 
INVERT MEASUREMENTS ARE 
APPROXIMATE. 


. CONTRACTOR IS RESPONSIBLE FOR 
NOTIFYING DIG-SAFE AND ALL APPLICABLE 
UTILITIES OF THE PROPOSED WORK PRIOR 
TO ANY EXCAVATION. THE TOWN OF 
ARLINGTON IS NOT A MEMBER OF DIG-SAFE 
AND MUST BE NOTIFIED DIRECTLY AT LEAST 
72 HOURS PRIOR TO EXCAVATION BY 
CALLING 781-316-3310. 


. TRENCHES HAVE BEEN PROPOSED IN 
LOCATIONS WHERE NO UTILITY CONFLICTS 
WERE APPARENT. THE CONTRACTOR IS 
RESPONSIBLE FOR CONTACTING ALL 
APPLICABLE UTILITIES FOR APPROPRIATE 
MARK-OUTS AND CONFIRMING NO 
CONFLICTS ARE PRESENT. THE CONTRACTOR 
IS RESPONSIBLE FOR NOTIFYING THE 
ENGINEER SHOULD ANY EXISTING UTILITY 
CONFLICTS BE IDENTIFIED WITHIN 
PROPOSED TRENCH LIMITS. 


4. CONTRACTOR IS RESPONSIBLE FOR 
NOTIFYING RESIDENTS AND ABUTTERS OF 
ANY WORK THAT MAY INTERFERE WITH 
DRIVEWAY AND WALKWAY ACCESS. 


5. A RELATIVE LOCAL DATUM HAS BEEN SET 
FOR EACH TRENCH LOCATION. THE 
CATCHBASIN RIM ELEVATION HAS BEEN SET 
TO ZERO FEET (0.0') AT EACH LOCATION. 


6. EXISTING ASPHALT SHOULD BE SAWCUT 
PRIOR TO EXCAVATION. 


7. TRENCHES SHOULD BE BACKFILLED AND 
COMPACTED IN 12 INCH LIFTS. 


8. CONTRACTOR IS RESPONSIBLE FOR 
APPROPRIATE CONSTRUCTION SIGNAGE AND 
BARRIERS AS NEEDED AND SHALL BE 
INCIDENTAL TO THE CONTRACT. 


9. CONTRACTOR TO MAINTAIN CLEAN WORK 
ZONE AND SWEEP WORK SITE DAILY. 


10. PAVING TO BE COMPLETED WEEKLY. 


11. EROSION CONTROL SHALL BE USED WHEN 
NECESSARY AND CONSIDERED INCIDENTAL 
TO THE CONTRACT. ANY SEDIMENT THAT 
ENTERS THE TOWN'S STORMWATER SYSTEM 
AS A RESULT OF CONSTRUCTION SHALL BE 
REMOVED AT THE EXPENSE OF THE 
CONTRACTOR. 


12. CONTRACTOR SHOULD TAKE CARE TO NOT 
IMPACT NEARBY TREES DURING 
CONSTRUCTION. 


13. ANY AREA DISTURBED BY THE 
CONTRACTOR OUTSIDE OF THE LIMITS OF 
WORK SHALL BE RESTORED TO ORIGINAL 
CONDITION AT NO COST TO THE OWNER. 
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NEAREST ADDRESS 22 YALE ROAD 
TRENCH DESIGN DESIGN AS—BUILT 


wom CiCCSC~‘“~* 
em dS CdSCC“‘*~*~* 
[OEPTH EXSTING I. OT] 288 | SSSC=*” 
[DEPTH TRENCH PE WW (| 28s =| SSSC=*” 
[OEPTH TRENCH BOTTOM (FT) | soo | —S—~S 








PROP. STREET 


INFILTRATION TRENCH EXISTING 


a CATCHBASIN 





EXISTING DRAIN MANHOLE 


WARREN STREET 


: 
LOCATION #28 - 68 WARREN STREET 


SCALE: N.T.S. 


PARK STREET 


DESIGN & AS—BUILT TABLE 
NEAREST ADDRESS 68 WARREN STREET 


TRENCH DESIGN DESIGN 


LENGTH (FT) 15.00 
WIDTH (FT) 


DEPTH EXISTING INV. OUT (FT) 2.00 
DEPTH TRENCH PIPE INV. (FT) B25 


DEPTH TRENCH BOTTOM (FT) 


pERTA 








=) 


eo ——_—§\_ 0 —s——"0 St 1 


EXISTING 


PROP. STREET 
INFILTRATION TRENCH 
| 


it pei WYMAN TERRACE 


EXISTING DRAIN MANHOLE 


ra) 


> 
LOCATION #26 - 37 WYMAN TERRACE 


SCALE: N.T.S. 


LENGTH (FT) 








WOTH CFD [30S 


DEPTH 
[oERTH ESTING I. UTD] 258 «| SSSC—=*” 
[DEPTH TRENCH PPE (DT 20s -| SSCSC—~*” 
[OEPTH TRENCH aoTTOM (FA) [5.00 -| —SS~S 











? £ 
LJ 
=) 
= 
Li 
a 
<t 
Y) 
EXISTING ee 
La CATCHBASIN < 
PROP. STREET = 
INFILTRATION TRENCH = =~ ji 
— a ———_ a ——__ 0 —_ 0 —_ 14 — 4 a a a_—@) 


EXISTING DRAIN MANHOLE 


BATES ROAD 


LOCATION #29 - 281 MASS AVENUE 


SCALE: N.T.S. 


00 
po (FT) | OTC 
er 80 
DEPT DasTNG Ww. COT] —2e3 
DEPTH TRENCH PIPE INV. (FT)| 3.08 sd 

| 



























FURNISH & INSTALL TYP. 
GRANITE RETURN STONE 


#50 


WYMAN TERRACE 


INSTALL 4” 
CONC.SIDEWALK 
WITH GRASS STRIP. 





Sl FURNISH & INSTALL —_ 


INSTALL 6” CONC. DRIVEWAY GRANITE CURB 





PROP. STREET _ ” 


INFILTRATION TRENCH 





REMOVE EX. INLET 
STONE AND RESET 
WITH 6” REVEAL 


9 ee stic DRAIN MANHOLE | 


EXISTING 
CATCHBASIN 


LOCATION #27 - 50 WYMAN TERRACE 


SCALE: N.T.S. 


DESIGN & AS—BUILT TABLE 


NEAREST ADDRESS SO WYMAN TERRACE 


Ga 
worn (Fd 
ET =O 
a 

a 

a 





DEPTH EXISTING INV. OUT (FT)} 2.25 
DEPTH TRENCH PIPE INV. (FT 
DEPTH TRENCH BOTTOM (FT) 





\ 


BATES ROAD 





EXISTING A 


PROP. STREET 
7e © INFILTRATION TRENCH 
he 
¢ 
Ve 
CATCHBASIN ae 


be) oot 


MASS AVENUE 


LOCATION #30 - 327 MASS AVENUE 


SCALE: N.T.S. 


LENGTH (FT) 
WoTH FD 
DEPTH 





DEPTH TRENCH PIPE INV. (FT) 
DEPTH TRENCH BOTTOM (FT) 





1. PLANS WERE DEVELOPED USING AVAILABLE 
AERIAL IMAGERY, EXISTING PLANS, AND 
ON-SITE OBSERVATIONS. A FORMAL SURVEY 
OF THE PROJECT AREAS WAS NOT 
CONDUCTED. UTILITY LOCATIONS AND 
INVERT MEASUREMENTS ARE 
APPROXIMATE. 


. CONTRACTOR IS RESPONSIBLE FOR 
NOTIFYING DIG-SAFE AND ALL APPLICABLE 
UTILITIES OF THE PROPOSED WORK PRIOR 
TO ANY EXCAVATION. THE TOWN OF 
ARLINGTON IS NOT A MEMBER OF DIG-SAFE 
AND MUST BE NOTIFIED DIRECTLY AT LEAST 
72 HOURS PRIOR TO EXCAVATION BY 
CALLING 781-316-3310. 


. TRENCHES HAVE BEEN PROPOSED IN 
LOCATIONS WHERE NO UTILITY CONFLICTS 
WERE APPARENT. THE CONTRACTOR IS 
RESPONSIBLE FOR CONTACTING ALL 
APPLICABLE UTILITIES FOR APPROPRIATE 
MARK-OUTS AND CONFIRMING NO 
CONFLICTS ARE PRESENT. THE CONTRACTOR 
IS RESPONSIBLE FOR NOTIFYING THE 
ENGINEER SHOULD ANY EXISTING UTILITY 
CONFLICTS BE IDENTIFIED WITHIN 
PROPOSED TRENCH LIMITS. 


4. CONTRACTOR IS RESPONSIBLE FOR 
NOTIFYING RESIDENTS AND ABUTTERS OF 
ANY WORK THAT MAY INTERFERE WITH 
DRIVEWAY AND WALKWAY ACCESS. 


5. A RELATIVE LOCAL DATUM HAS BEEN SET 
FOR EACH TRENCH LOCATION. THE 
CATCHBASIN RIM ELEVATION HAS BEEN SET 
TO ZERO FEET (0.0') AT EACH LOCATION. 


6. EXISTING ASPHALT SHOULD BE SAWCUT 
PRIOR TO EXCAVATION. 


7. TRENCHES SHOULD BE BACKFILLED AND 
COMPACTED IN 12 INCH LIFTS. 


8. CONTRACTOR IS RESPONSIBLE FOR 
APPROPRIATE CONSTRUCTION SIGNAGE AND 
BARRIERS AS NEEDED AND SHALL BE 
INCIDENTAL TO THE CONTRACT. 


9. CONTRACTOR TO MAINTAIN CLEAN WORK 
ZONE AND SWEEP WORK SITE DAILY. 


10. PAVING TO BE COMPLETED WEEKLY. 


11. EROSION CONTROL SHALL BE USED WHEN 
NECESSARY AND CONSIDERED INCIDENTAL 
TO THE CONTRACT. ANY SEDIMENT THAT 
ENTERS THE TOWN'S STORMWATER SYSTEM 
AS A RESULT OF CONSTRUCTION SHALL BE 
REMOVED AT THE EXPENSE OF THE 
CONTRACTOR. 


12. CONTRACTOR SHOULD TAKE CARE TO NOT 
IMPACT NEARBY TREES DURING 
CONSTRUCTION. 


13. ANY AREA DISTURBED BY THE 
CONTRACTOR OUTSIDE OF THE LIMITS OF 
WORK SHALL BE RESTORED TO ORIGINAL 
CONDITION AT NO COST TO THE OWNER. 
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iaee7 fp TSS REDUCTION (L8/YR) | 148.87, | TSS REDUCTION (La/vR) | 19.26 | : : 
Sw VOLUME REDUCTION (cr | tos.00 | Sw VOLUME REDUCTION (cr | tos.00 | [Sw VOLUME REDUCTION (cr) | 88.00 | ENGINEERING 
DIVISTON 
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Caer ! a iz S witles " 
LOCATION #23: 8 MARSHALL RD (3275) LOCATION #24: 8 MARSHALL RD (3277) 


4 MARSHALL RD 8 MARSHALL RD 8 MARSHALL RD 

DESIGN | /AS—BUILT TRENCH DESIGN DESIGN | [AS—BUILT TRENCH DESIGN DESIGN _| [AS—BUILT 
[LENGTH (FY) —SSC=dSCi5w) TTR 30.00 [tena Ft) —~« 15.00 
| ss |WIDTH (FT) Os —— | WIDTH (FT) (4.00) 
ee [5.00 | -—_{wioTH (ey f.00 pert 
"NAT | DEPTH (FT) | 5.00 

HOOD _TYPE oe o HOOD _TYPE 
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TE 

00 
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DESIGN & AS—BUILT TABLE 


9 MARSHALL RD 
NEAREST ADDRESS (IN 7747) 


AS-BULT 
[Leer Fr) 
wore 
erm 
DEPTH TRENCH PIPE INV. (FT) _ 

DEPTH TRENCH BOTTOM (FT) 
;S=BULT 
TP REDUCTION (LB/*RY 
[_N-REDUCTION (L8/VR) 
[TISS REDUCTION (LB/YR) 


































































































































































































































































































































































































DEPTH EXISTING INV. OUT (FT Pa DEPTH EXISTING INV. OUT (FT 
fap DEPTH EXISTING INV. OUT (FT) 3.40 sa 2 
PDEPTH TRENCH PIPE INV. (PY [3.25 [ BERTH TRENCH PRE AW -(F TSE 
DEPTH TRENCH BOTTOM (FT ; oe 
fa), DEPTH TRENCH BOTTOM (FT) 5.00 














| [DEPTH TRENCH PIPE INV. (FT) | [3.65 | 
DEPTH TRENCH BOTTOM (FT) 
















































































































































































[Pp REDUCTION (eARY | 053 | 
TN REDUCTION (Le) [3.70 | 
[TISS_ REDUCTION (Le/RY | 2675] 


| |SW VOLUME REDUCTION (CF) | (244.00 [| SW VOLUME REDUCTION (CF) 




















| P_REDUCTION (LB/YR) | 4.07) | [PP REDUCTION (LB/YR] | __1.39 

| IN REDUCTION (LB/YR) | 7.03 | [__N REDUCTION (LB/YR) | 9.70 

| |TSS REDUCTION (LB/YR) | (247.76, | | |TSS REDUCTION (LB/YR) | (358.81 
SW VOLUME REDUCTION (CF) | [177.00| | | 
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SEE NOTE 3 


PROP. INFILTRATION PLAN VIEW 


one ONARND UOLE 3/4" to 1- 1/2" CLEAN, DOUBLE 
OBSERVATION AND 8" PVC RISER WITH Bee Ce 


ACCESS PORT. H-20 RATED THREADED CAP; 
OPEN AT BOTTOM 


NOTES: 


1. DEPTH MAY BE INCREASED BY 

12" IF STONE IS PLACED PRIOR 5' MAX. 
TO PERSONNEL ENTERING SEE 
TRENCH. NOTE 1 


2. HOODED OUTLET SHALL 
PROVIDE ACCESS FOR 
CLEANING OF PIPE. 


3. ALLOW 12" BETWEEN CURB 
AND EDGE OF TRENCH FOR 
SUPPORT OF EXISTING CURB. IF 
EXISTING CURB IS DISTURBED, 
CONTRACTOR WILL RESET AT 


NO COST TO OWNER 24" MIN 8" NOMINAL ID PERFORATED 


CORRUGATED HDPE PIPE 


4. BACKFILL SHALL BE 
COMPACTED IN 12" LIFTS. 


PROFILE VIEW 








RLINGTON STANDARD PIPE TRENCH INFILTRATION SYSTEM 


51 Grove Servet 
Atingson, MA 02476 


BACKFILL WITH 3” TO 
1.5” CLEAN, DOUBLE 
WASHED STONE. 


5’ MAX. SEE 


NOTE 2. Y . SoA 8’ NOMINAL INSIDE DIAMATER 
g e PERFORATED CORRUGATED 
HDPE, END OF PIPE TO BE 
CAPPED. 


24’MIN 


12“MIN 


48” MAX 


NOTES: 
1. ALL BACKFILL SHALL BE COMPACTED IN 12 INCH LIFTS. 


2. DEPTH MAY BE INCREASED BY 1 FOOT IF STONE IS PLACED PRIOR TO PERSONNEL 
ENTERING THE TRENCH. 


5. MEASURES SHALL BE TAKEN TO PREVENT MIGRATION OF FINES INTO BACKFILL. 


4. PIPE SPECS BASED OFF HD1O0EC PIPE MANUFACTURED BY LANE ENTERPRISES. 








DEC. 2020 


STREET INFILTRATION TRENCH D-2 


ae CROSS SECTION VIEW 
a @ 


SIDEWALK 


GRASS STRIP 


= . GRASS STRIP 
~ 


EX. DRAIN LINE 


HIGH SIDE TRANSITION 


SEE NOTE 2 


EX. CATCH S = 1.5% MAX 
BASIN (TYPICAL) 


GRAVEL SUBBASE (6”) KL) 
ELIMINATOR (OR EQUAL) COMPACTED SUBGRADE =Uxe\5 
OIL/DEBRIS TRAP. SEE 
NOTE 2 


PROP. INV;(O) NOTES: 
3" BELOW Ex. INV (0) 








NOT TO SCALE D-1 


REVISION RLINGTON 
@) ENGINEERING DI VISION 


4” MIN 4000 PSI CONCRETE 
AIR ENTRAINED 
FIBER REINFORCED GRANITE 
MEDIUM BROOM FINISH CURB SETTING 
(SEE SEPARATE DETAIL) 
GRASS STRIP 
4” LOAM MIN 


6” REVEAL 


Shaka 
| RARRRRRA 
8” GRAVEL RRRR RRA aN J 


5’-0” TYP 2’-0" TYP 


CONCRETE SIDEWALK 


NOTES: 


1, EXPANSION JOINTS SHALL BE INSTALLED EVERY 20 FEET MINIMUM, CONTROL 
JOINTS TO BE APPROXIMATELY 5S FEET, 


4” PREFORMED POLYMER FOAM JOINT FILLER INSTALLED TO FULL DEPTH OF 
CONCRETE. 


GRASS STRIP CAN BE REDUCED TO 18 INCHES IF EXISTING WALKWAY CANNOT 
MAINTAIN A 3S FOOT SIDEWALK WITH 2@ FOOT GRASS STRIP. 


SIDEWALK SURFACE SHALL SLOPE TOWARD STREET TO AVOID STANDING WATER OR 
PUDDLING. 


SIDEWALK TO BE BROOM FINISHED, 


OCT. 2020 


RLINGTON TYPICAL SIDEWALK NOT TO SCALE D4 
—_ SECTIONS WITH GRASS STRIP REVISION 
Aslingwon, MA (2476 . 


- 
x * ae oes 
bA fon) > 
DLO ES 
5 cL P- o) FY 
Sg-0s528= "6; 
<f Na 4 


SECTION A-A 
CONCRETE SIDEWALK & APRON 
(SEE NOTE 1) 


DRIVEWAY 


7.5% MAX SLOPE 7.5% MAX SLOPE 
ee A ———_——__ 


SIDEWALK : SIDEWALK 
(SEE NOTE 1) He 


DRIVEWAY APRON GRASS STRIP 


1 INGH UP, Wy WLI LLL. 
ye __ “Ee 


VARIES (MAX 20°) 6-6" MIN 
LOW SIDE TRANSITION 


ROADWAY DOWNGRADE 
ss 


SEE NOTE 2 
SEE NOTE 2 


1 INCH LIP 


S = 1.5% MAX 


DO XV % 

BINDER COURSE (23”) LO ELL //// 
CONCRETE TOP. have. SUBBASE (6") I ey 
4000 a ) COMPACTED SUBGRADE WSN eV ty a \\n = axe) 
AIR ENTRAINED PAs may 
FIBER REINFORCED 


SECTION AA 
ASPHALT SIDEWALK & APRON 
(SEE NOTE 1) 


1. MATCH DRIVEWAY APRON MATERIALS WITH EXISTING SIDEWALK MATERIAL 
2. DOWNWARD SLOPING DRIVEWAYS REQUIRE A SIDEWALK HEIGHT AT LEAST 3” ABOVE THE ROADWAY 


TYPICAL DRIVEWAY APRON D-3 
WITH GRASS STRIP 


MIN. 6" REVEAL FOR 
MODIFICATIONS TO MATCH 
EXISTING ROADWAYS 
(EXCEPT ON BRIDGES) 
LOAM AND GRASS 
OR SIDEWALK 


SURFACE COURSE 
~ VERTICAL CURB 
BINDER COURSE 
DENSE GRADED CRUSHED STONE 
] : . 
GRAVEL BASE = e a 


SUBGRADE 


CEMENT CONCRETE 
LIMITS 


NOTES: 


SAW-CUT NEAT LINE 6" FROM CURB LINE AND REMOVE BASE AND SUBGRADE, REPLACE WITH 
CEMENT CONCRETE. COVER WITH BINDER AND TOP COURSE TO CURB. 


ANY DESIGNATED CEMENT CONCRETE THAT IS ACCEPTABLE UNDER SECTION M4 OF THE 


STANDARD MHD SPECIFICATIONS MAY BE USED; ALL TEST REQUIREMENTS ARE WAIVED. 
BITUMINOUS CONCRETE SHALL NOT BE USED AS A SUBSTITUTE. 


VERTICAL GRANITE D-5 


RLINGTON CURB INSTALLATION 
—- . 


1. PLANS WERE DEVELOPED USING AVAILABLE 
AERIAL IMAGERY, EXISTING PLANS, AND 
ON-SITE OBSERVATIONS. A FORMAL SURVEY 
OF THE PROJECT AREAS WAS NOT 
CONDUCTED. UTILITY LOCATIONS AND 
INVERT MEASUREMENTS ARE 
APPROXIMATE. 


. CONTRACTOR IS RESPONSIBLE FOR 
NOTIFYING DIG-SAFE AND ALL APPLICABLE 
UTILITIES OF THE PROPOSED WORK PRIOR 
TO ANY EXCAVATION. THE TOWN OF 
ARLINGTON IS NOT A MEMBER OF DIG-SAFE 
AND MUST BE NOTIFIED DIRECTLY AT LEAST 
72 HOURS PRIOR TO EXCAVATION BY 
CALLING 781-316-3310. 


. TRENCHES HAVE BEEN PROPOSED IN 
LOCATIONS WHERE NO UTILITY CONFLICTS 
WERE APPARENT. THE CONTRACTOR IS 
RESPONSIBLE FOR CONTACTING ALL 
APPLICABLE UTILITIES FOR APPROPRIATE 
MARK-OUTS AND CONFIRMING NO 
CONFLICTS ARE PRESENT. THE 
CONTRACTOR IS RESPONSIBLE FOR 
NOTIFYING THE ENGINEER SHOULD ANY 
EXISTING UTILITY CONFLICTS BE IDENTIFIED 
WITHIN PROPOSED TRENCH LIMITS. 


4. CONTRACTOR IS RESPONSIBLE FOR 
NOTIFYING RESIDENTS AND ABUTTERS OF 
ANY WORK THAT MAY INTERFERE WITH 
DRIVEWAY AND WALKWAY ACCESS. 


. A RELATIVE LOCAL DATUM HAS BEEN SET 
FOR EACH TRENCH LOCATION. THE 
CATCHBASIN RIM ELEVATION HAS BEEN SET 
TO ZERO FEET (0.0') AT EACH LOCATION. 


. EXISTING ASPHALT SHOULD BE SAWCUT 
PRIOR TO EXCAVATION. 


. TRENCHES SHOULD BE BACKFILLED AND 
COMPACTED IN 12 INCH LIFTS. 


. CONTRACTOR IS RESPONSIBLE FOR 
APPROPRIATE CONSTRUCTION SIGNAGE 
AND BARRIERS AS NEEDED AND SHALL BE 
INCIDENTAL TO THE CONTRACT. 


. CONTRACTOR TO MAINTAIN CLEAN WORK 
ZONE AND SWEEP WORK SITE DAILY. 


10. PAVING TO BE COMPLETED WEEKLY. 


11. EROSION CONTROL SHALL BE USED WHEN 
NECESSARY AND CONSIDERED INCIDENTAL 
TO THE CONTRACT. ANY SEDIMENT THAT 
ENTERS THE TOWN'S STORMWATER SYSTEM 
AS A RESULT OF CONSTRUCTION SHALL BE 
REMOVED AT THE EXPENSE OF THE 
CONTRACTOR. 


12. CONTRACTOR SHOULD TAKE CARE TO NOT 
IMPACT NEARBY TREES DURING 
CONSTRUCTION. 


13. ANY AREA DISTURBED BY THE 
CONTRACTOR OUTSIDE OF THE LIMITS OF 
WORK SHALL BE RESTORED TO ORIGINAL 
CONDITION AT NO COST TO THE OWNER. 


ARLINGTON 


Engineering Division 
51 Grove Street 
Arlington, MA 02476 
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RAISE STRUCTURE TO TH 
FINAL COURSE THICKNESS 


ABOVE EXIST. PVMT. 


ADJUST TO GRADE WITH 
BRICK SET IN FULL BED 
OF MORTAR 

















y SEE NOTE 3 SIDEWALK 
GRASS STRIP stay _f 
SS — CURB , 7] reer enon SN 
ROAD oo 
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/ 


PROP. INFILTRATION 






PLAN VIEW 


| ian 
TRENCH ~~ ao 
| i 
\— EX. DRAIN LINE 
ees y— 8” CAP 3/4" to 1- 1/2" CLEAN, DOUBLE 
CASTIRONHAND HOLE | soit aiiaiflaiitoe 
OBSERVATION AND | 8" PVC RISER WITH | | 
ACCESS PORT. H-20 RATED THREADED CAP: _7— EX RIM 
OPEN AT BOTTOM a 


_-~— EX CATCH 
we BASIN (TYPICAL) 


NOTES: : 

1. DEPTH MAY BE INCREASED BY ' 

12" IF STONE IS PLACED PRIOR 5 WAX. 

TO PERSONNEL ENTERING SEE -— ELIMINATOR (OR EQUAL) 
TRENCH. NOTE # OIL/DEBRIS TRAP. SEE 


2. HOODED OUTLET SHALL = 
PROVIDE ACCESS FOR 
CLEANING OF PIPE. 

a. ALLOW 12° BETWEEN CURB 
AND EDGE OF TRENCH FOR 





SUPPORT OF EXISTING CURB. IF EX vO) 
EXISTING CURB IS DISTURBED, a 
. \ | i c= "1 i k et =~ if 


= Sh E " Hh ! m | 1 . # ' 
a —— CORRUGATED HDPE PIPE ore ae 


PROFILE VIEW 


4 BACKFILL SHALL BE 
COMPACTED IN 12" LIFTS. 





EX. SUMP 


NOTES: 





PLACED ON SOUND ae | 





GRAVEL BORROW 
FILL MATERIAL COMPACTED 
IN 6” LIFTS 


BRING TO EXISTING PAVEMENT 
WITH HOT MIX ASPHALT 
MATCH ADJACENT PVMT. 
THICKNESS 


EXISTING 
PAVEMENT 


~ = ge Se 7 ee io peg 8 yey pe pee peo? x 








UNDISTURBED 
MATERIAL 





TYPICAL REBUILD OF DRAINAGE /SEWER 
STRUCTURE 


13° TO? COURSE BIT CONC, 


—5 BISUER COURSE BIT CONT 


SACKFILL WITH |“ TO 
1] CLEAN, GOUBLE 
WASHED STONE. 


8° HOMINESL INSIDE UIS"STER 
PERFORATED CORRUGATED 
HDPE, END OF FIFE TO BE 
CAPPED, 


. ALL BACKFILL SHALL BE COMPACTED IN 12 INCH LIFTS. 


2. DEPTH MAY BE INCREASED 
ENTERING THE TRENCH. 


BY 1 FOOT IF STONE IS PLACED PRIOR TO PERSONNEL 


3. MEASURES SHALL BE TAKEN TO PREVENT MIGRATION OF FINES INTO BACKFILL. 














4. PIPE SPECS BASED OFF HDIODEC PIPE MANUFACTURED BY LANE ENTERPRISES. 
NOTES: 
1.PLANS WERE DEVELOPED USING AVAILABLE AERIAL IMAGERY, EXISTING PLANS, AND ON-SITE OBSERVATIONS. A FORMAL SURVEY OF THE PROJECT AREAS WAS NOT CONDUCTED. UTILITY LOCATIONS AND INVERT MEASUREMENTS ARE APPROXIMATE. 
2.CONTRACTOR IS RESPONSIBLE FOR NOTIFYING DIG-—SAFE AND ALL APPLICABLE UTILITIES OF THE PROPOSED WORK PRIOR TO ANY EXCAVATION. THE TOWN OF LEXINGTON IS NOT A MEMBER OF DIG—SAFE AND MUST BE NOTIFIED DIRECTLY AT LEAST 72 HOURS PRIOR TO EXCAVATION BY CALLING THE TOWN 
OF LEXINGTON OPERATIONS AT 781-274-8300. 
3.TRENCHES HAVE BEEN PROPOSED IN LOCATIONS WHERE NO UTILITY CONFLICTS WERE APPARENT. THE CONTRACTOR IS RESPONSIBLE FOR CONTACTING ALL APPLICABLE UTILITIES FOR APPROPRIATE MARK—OUTS AND CONFIRMING NO CONFLICTS ARE PRESENT. THE CONTRACTOR IS RESPONSIBLE FOR DATE REVISTON LY 


















































NOTIFYING THE ENGINEER SHOULD ANY EXISTING UTILITY CONFLICTS BE IDENTIFIED WITHIN PROPOSED TRENCH LIMITS. 1/227 | VIEWPORTS a 
4.CONTRACTOR IS RESPONSIBLE FOR NOTIFYING RESIDENTS AND ABUTTERS OF ANY WORK THAT MAY INTERFERE WITH DRIVEWAY AND WALKWAY ACCESS. 1/2572 | DESIGN TABLES, \ML 
1/6 a1 | TRENCH LENGTHS | | ML 





5.A RELATIVE LOCAL DATUM HAS BEEN SET FOR EACH TRENCH LOCATION. THE CATCHBASIN RIM ELEVATION HAS BEEN SET TO ZERO FEET (0.0’) AT EACH LOCATION. 
6.EXISTING ASPHALT SHOULD BE SAWCUT PRIOR TO EXCAVATION. 

7. TRENCHES SHOULD BE BACKFILLED AND COMPACTED IN 12 INCH LIFTS. 

8.CONTRACTOR IS RESPONSIBLE FOR APPROPRIATE CONSTRUCTION SIGNAGE AND BARRIERS AS NEEDED AND SHALL BE INCIDENTAL TO THE CONTRACT. 

9.CONTRACTOR TO MAINTAIN CLEAN WORK ZONE AND SWEEP WORK SITE DAILY. 


10.PAVING TO BE COMPLETED WEEKLY. 





Town of Lezington 


























11. EROSION CONTROL SHALL BE USED WHEN NECESSARY AND CONSIDERED INCIDENTAL TO THE CONTRACT. ANY SEDIMENT THAT ENTERS THE TOWN’S STORMWATER SYSTEM AS A RESULT OF CONSTRUCTION SHALL BE REMOVED AT THE EXPENSE OF THE CONTRACTOR. ENGINEERING 
12. CONTRACTOR SHOULD TAKE CARE TO NOT IMPACT NEARBY TREES DURING CONSTRUCTION. 
13. ANY AREA DISTURBED BY THE CONTRACTOR OUTSIDE OF THE LIMITS OF WORK SHALL BE RESTORED TO ORIGINAL CONDITION AT NO COST TO THE OWNER. DIVISTON 














14.D0 NOT PARK, IMPEDE ACCESS TO, OR STORE EQUIPMENT BEYOND RIGHT OF WAY, UNLESS PERMISSION HAS BEEN GRANTED IN WRITING BY THE TOWN AND/OR LAND OWNER. 








STREET TRENCH DESICNS AND LOCATIONS 
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